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Message Text 


UNCLASSIFIED 

PAGE 01 SINAI 00666 20I956Z 

70 

ACTION SSM-05 

INFO OCT-OI NEA-IO ISO-00 OC-05 CCO-00 SS-I5 10-13 INR-07 

SAB-01 L-03 IGA-02 AID-05 CIAE-00 ACDA-10 /077 W 

019289 

R201745Z APR76 
FM USMISSION SINAI 
TO SECSTATE WASHDC 392 
INFO AMEMBASSY TEL AVIV 
AMEMBASSN CAIRO 
USMISSION USUN 
JCS WASHDC 
NSC WASHDC 
USCINCEUR 

UNCLAS SINAI 666 

E.O. 11652: N/A 

TAGS: PFOR, EG, IS, UN 

SUBJECT: SITREPSEMOOl 

STATE FOR SSM 
TEL AVIV FOR SFM/LO 
CAIRO FOR SFM/LO 

I. REPORT SUBMITTED AS OF 1800 HOURS LOCAL TIME ON 
APRIL 20, 1976. 

II. SFM OPERATIONAL STATUS: CUMULATIVE DAYS OF OPERATIONS, 59. 
A. MANPOWER STRENGTH 

Al. NUMBER OF SITE: USG 27 CONTRACTOR 166 TOTAL 193. 

A2. NUMBER TDY CAIRO: USG 1 CONTRACTOR 7 TOTAL 8. 

A3. NUMBER R&R CAIRO: USG 1 CONTRACTOR 0 TOTAL 1. 

A4. NUMBER TDY ISRAEL: USG 1 CONTRACTOR 22 TOTAL 23. 

A5. NUMBER R&R ISRAEL: USG 1 CONTRACTOR 2 TOTAL 3. 

A6. NUMBER ON LEAVE (OTHER): USG 1 CONTRACTOR 4 TOTAL 5. 

Al. NUMBER OF VISITORS ON SITE LAST 24 HOURS: 7. 

A8. CUMULATIVE TOTAL OF PERSONS WHO VISITED SITE: 387. 
UNCLASSIFIED 
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B. WATCH STATION OPERATIONAL STATUS 

BI.MITLAEAST 

BI.I SENSOR STATUS: ALL OPERATIONAL 

BI.2 NO. INTRUSIONS REGISTERED: 23 

B0.3 NO. ELEMENTS DETECTED: 28 

BI.4 NO. INTRUSIONS INVESTIGATED: 0 

BI.5 CUMULATIVE NO. INTRUSIONS SINCE EULLY OPS: 1133. 

B2 MITLA WEST 

B2.I SENSOR STATUS: ID 6($NOT ACTIVATING. 

B2.2 NO. INTRUSIONS REGISTERED: 67. 

B2.3 NO. ELEMENTS DETECTED: 76. 

B2.4 NO. INTRUSIONS INVESTIGATED: 0 

B2.5 CUMULATIVE NO. INTRUSIONS SINCE EULLY OPS: 3007 

B3. GIDDI EAST 

B3.I SENSOR STATUS: ALL OPERATIONAL. 

B3.2 NO. INTRUSIONS REGISTERED: 30. 

B3.3 NO. ELEMENTS DETECTED: 38 
B3.4 NO. INTRUSIONS INVESTIGATED: 0. 

B3.5 CUMULATIVE NO. INTRUSIONS SINCE EULLY OPS: 1477. 

B4 GIDDI WEST 

B4.I SENSOR STATUS: ALL OPERATIONAL. 

B4.2 NO. INTRUSIONS REGISTERED: 43. 

B4.3 NO. ELEMENTS DETECTED: 58. 

B4.4 NO. INTRUSIONS INVESTIGATED: 0. 

B4.5 CUMULATIVE NO. INTRUSIONS SINCE EULLY OPS: 2197. 

B5 ALL WATCH STATION STATUS 

B5.I TOTAL MANPOWER STRENGTH LAST 24 HRS: 16 

B5.2 TOTAL NUMBER OE INTRUSIONS LAST 24 HRS: 163. 

B5.3 TOTAL NUMBER OE INTRUSIONS INVESTIGATED LAST 24 HRS: 0. 

B5.5 CUMULATIVE TOTAL OF INTRUSIONS SINCE FULLY OPS: 7814. 

B5.5 CUMULATIVE TOTAL OF INTRUSIONS INVESTIGATED TO DATE: I. 

C. SURVEILLANCE SITE REPORT 


CI.E-I 
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Cl. I TOTAL NUMBER OE NEW ARRIVALS LAST 24 HRS: 27 
Cl. 2 TOTAL NUMBER OE DEPARTURES LAST 24 HRS: 28 
CI.3 NUMBER OE PERSONNEL AT SITE: 187. 

CI.4 VEHICLES INSPECTED: 14. 


C2. J-I 

C2.I TOTAL NUMBER OE ARRIVALS LAST 24 HRS: 65. 
C2.2 TOTAL NUMBER OE DEPARTURES LAST 24 HRS: 70. 
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C2.3 NUMBER OF PERSONNEL AT SITE: 214. 

C2.4 VEHICLES INSPECTED: 33. 

III. ATMOSPHERIC CONDITIONS 

A.l TEMPERATURES LAST 24 HRS: HIGH 20 C LOW 10 C 

A.2 HUMIDITY LAST 24 HRS: HIGH 89 PERCENT, LOW 33 PERCENT 

A.3 RAINFALL: 0 

A.4 BAROMETRIC PRESSURE READINGS: N/A 
A.5 VISIBILITY. AMIO.OOO M PM 10,000 M. 

A.6 CLOUD COVER: 

AM 1/8 AC AT 10,000 FT. 

PM NONE 

A.7 WIND SPEED: 1000 HRS - 0, 1200 HRS - 0, 1600 HRS - 0. 

IV: NARRATIVE COMMENT: TOTAL MODULES ON SITE NOW 86. CRANE IS 
BACK IN OPERATION AND 2 MODULES EMPLACED TODAY, BRINGING TOTAL TO 
63. EXTERIOR WALLS OF COMMCENTRE COMPLETE. STRUCTURAL STEELWORK 
FOR MAINTENANCE/FIREHOUSE WALLS UP. PREPARATORY WORK FOR COMM- 
UNITY FACILITY FLOOR BEGUN. PIPING INSTALLED ON WATER STORAGE 
TANKS. 

WITHOUT WATER AGAIN TODAY FROM 0800 TO 1730. SURGE IN WATER 
PRESSURE LAST NIGHT BROKE PIPES AND SOME APPLIANCES. SFM ORANGE 
CLOTHING ISSUED TODAY. 

SCHILL 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: MONITORING, WARNING SYSTEMS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 APR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SINAI00666 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 50-001 5 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760443/aaaabkei.tel 

Line Count: 141 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SSM 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: oatisao 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 JUL 2004 by SilvaL0>; APPROVED <22 SEP 2004 by oatisao 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SITREP SFM 001 STATE FOR SSM 
TAGS: PFOR, EG, IS, UN 
To: STATE 
Type: TE 
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